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ORIGIN OC-06 

INFO OCT-01 EA-07 ADP-00 CCO-00 OCL-00 SY-10 FBO-01 /025 R 

DRAFTED BY OC/ S: DDEVAUGHN: RR 

6/14/73 EXT 22013 

APPROVED BY A/ OC: WENAEHER 

A/ OC- EA: JEENGELHART 

OC/ L: SROGALA ( SUBS) 

EA/ EX: GCHAMPAYNE ( DRAFT) 

SY/ FO: WARMOR ( DRAFT) 

A/ FBO: WMCCOLLOUGH ( SUBS) 

EA/ PRCM: RWSULLIVAN 

093192 

PR 142143 Z JUN 73 
FM SECSTATE WASHDC 
TO USLO PEKING PRIORITY 
INFO AMCONSUL HONG KONG 
AMEMBASSY MANILA 

CONEIDENTIAL STATE 116093 

E. 0.11652: XGDS 

TAGS: ACOM, ABED 

SUBJ: CCC PHYSICAL SECURITY 

REE: A. PEKING 0280 ( NOTAL) 

B. PEKING 0298 

1. VIEW AVAILABILITY ADDITIONAL SEABEES AND MATERIALS TO 
COMPLETE CCC AREA, DEPARTMENT PLANS PROCEED SHIP ENCLOSURE 
VIA JUNE 28 FLIGHT. 

2. BELIEVE DELAYS CAN BE MINIMIZED BY PLANNING CCC WORK 
SEQUENTIALLY. SEABEES SHOULD PROCEED REINFORCE AND 
FINISH END OE CCC AREA DESIGNATED FOR ENCLOSURE. UPON 
COMPLETION, INSTALL ENCLOSURE AND PROCEED FINISH REMAINDER 
CCC AREA. 

3. PERSONNEL TO ASSIST INSTALLING ENCLOSURE WILL BE AVAIL- 
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ABLE EARLY JULY. 

4. REETELB. DETAILS CONCERNING FUNDS AND SEABEES EOLLOW 
SEPTEL. 

5. DEPARTMENT ENGINEERS UNABLE TECHNICALLY EVALUATE 
STRUCTURAL CAPABILITIES OE BUILDING IN ABSENCE STRUCTURAL 
DETAILS AND MATERIALS. WEIGHT EACTOR CAN BE REDUCED BY 
COVERING STEEL BARS WITH PLASTER ONLY. VIEW WALL THICKNESS, 
STEEL BARS INSTALLED VERTICALLY AND HORIZONTALLY ON 5 INCH 
CENTERS, SPOT WELDED AT JOINTS, WILL RENDER SATISEACTORY 
SECURITY. SUGGEST SECURING GRILL ALONG FLOOR WITH MORTAR. 
SECURE ALONG CEILING AND WALL USING STEEL ANGLE BRACKETS 
ANCHORED 3 TO 4 EEET APART. 

6. URGE USLO PROCEED PROCURE MATERIALS AND BEGIN WORK 
OUTLINED PARA 5 ABOVE SOONEST. PORTER 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** CONEIDENTIAL 
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Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
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Current Classification: UNCLASSIFIED 
Concepts: 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 14 JUN 1973 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: boyleja 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973STATE1 16093 

Document Source: CORE 

Document Unique ID: 00 

Drafter: DDEVAUGHN: RR 

Enclosure: n/a 

Executive Order: RR 

Errors: n/a 

Film Number: n/a 

From: SECSTATE WASHDC 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: linki 973/newtext/t1 9730620/aaaajbpv.tel 
Line Count: 83 
Locator: TEXT ON-LINE 
Office: ORIGIN OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 73 PEKING 0280, 73 PEKING 0298 
Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 02 AUG 2001 
Review Event: 
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Review Release Date: n/a 
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